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PLANNING FOR LAND DEVELOPMENT : 


1 PURPOSE 


a 


The development plan will outline a program of land development 
under Title III of the Bankhead-Jones Farm Tenant Act. 


at The development plan will provide the regional and Washington 
offices with information as to the adjustments to be effected 
by the proposed developments and the relationship of such 
adjustments to each other and to the project program as a 
whole. 


tea It will provide a basis for the preparation of current programs 
of work, which, when approved, will authorize t DTS OMMof, 
Land Development to proceed with the crecutigyetiehe ork Sy 
involved in such programs. BORE : 
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Instruction LU-PO 2 and all supplements thereto aye superseded in 
their entirety by this revision. Wag: Berannen 





@ CONFORMITY OF PROPOSED DEVELOPMENTS WITH TITLE III AND WITH DEPART- 
MENTAL AND DIVISIONAL POLICIES 


a 


The developments proposed for a project will be in conformity with 

the provisions of Title III of the Bankhead-Jones Farm Tenant Act, 

State and other Federal laws, departmental policies, and divisional 
policles. 


= Conformity to Provisions of Title III 


Section 32(b) of the Bankhead-Jones Farm Tenant Act authorizes 
the Secretary "To protect, improve, develop . ». - any property" 
acquired in connection with the program of land conservation 
and utilization authorized and directed under Title III, and 
"to construct such structures thereon as may be necessary to 
adapt it to its most beneficial use." 


Ls Conformity to Departmental and Divisional Policies 


A Sound Principles of Land Utilization 
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The plan of development will be planned in conformity with 
"sound principles of land utilization" as outlined in the 
Secretary's Memorandum for Chiefs of Bureaus and Offices, 
dated September 25, 1937. The following excerpts from the 
Secretary's Memorandum are particularly pertinent: 


(1) “The land acquired will be developed in order 'to adapt 
it to its most beneficial use.'" 


(2) ™. 2. the detaile of the development program and of 
the administration of the land for its new uses will be 
decided in consultation with the proposed administrative 
agency.” “(Underlining supplied.) Ts 








(3) "The work of developing the lands will be undertaken by 
whatever bureau is best situated to handle it as deter- 
mined by technical location, availability of personnel, 
equipment, location of field offices, and other 
considerations." 


(4) "Development costs must necessarily be held to a mini- 
" 
mune 


Consultation with Future Administering Agency 


The future administering agency will be selected, so far as 
practicable, before the land is purchased. In all cases 
wherein the agency of administration is determined before 
the development plan is submitted, representatives of the 
regional or project staffs responsible for the preparation 
of the plan will consult with representatives of such 
administrative agency, study the point of view and practices 
of that agency, and secure the advice of its specialists and 
their assistance in working out such problems as may appear. 
The approval of the development plan by the proposed future 
administering agency need be obtained only in letter form. 
If it is found necessary to recommend major alterations in a 
development plan, the proposed future administering agency 
should be advised and concurrence requested from such 
agency. 


Avoiding Need for Immediate Additional Capital Investments 
by Future Administering Agency 


It will be the general policy to plan the development pro- 
grem in such a manner as to eliminate, insofar as possible, 
the need for the future administering agency to make immedi- 
ate additional capital expenditures on the project in order 
to manage and administer it effectively. It will also be 
the general policy to limit the amount of developments which 
can more appropriately be performed later undcr the supervi- 
sion of the personnel of the future administering agencye 


eer ra ek i Pare. ve oar 

























e aL Oh ; ul 
nei, eto, a! beueela oh Pipes 
-“! wo? By ae | cx 8d “Yet Shaw LW hee So es +; 
brah 00 cam nano Yor Rt aiae aa) eels 
: ed eT) Prone mete That wry te rey 
: mm “enye Edn * ‘a4 ha. ee V5 he et» wt wd i . ' 
| ihe it 
‘ feehe va* mein re Hoge) ote wit Pe by tee saa, oe 
7 in exter : 
a a 








ge rele 72 pha pod rk Bey > 
~nauaiiatiet 





~ ce Rue Be ah SaaP 


od epider ee od LEY 2het i arid uc hyo Taw! 20 rong ‘oer: 
tab do 57 Biber oa bietoel he tai +h - mrad’ retail 
el sitwexreaq is VIL. ok Fes 97 Fone Lf eke tes oo 
ayhto bos cane The atel? Yd ent eyk’  tomtepe ; 
1 eke a. 


‘+ ia a ee y i! 3 ‘ 4 
wtitin a oF bint oY 7: aoa’ trem Stee Teenie? Fe) ; 
"mapa 


ret “ont 


‘ i io ae ue P ‘ora “, i : - , cS 
Kraehe Dea ee At Eve wm theagiraarn®. 8 7 
3 a - 7 
« 7 - * — A 
BA 44) G2 veto io: ivin @unw oe a ielnaae UE af Brett i ' te i 
g2e00 Cty hivelahiew ; ai taad (¢ O4n te «ieddine bee mente: 


eMtes Suainicoh xt gh tietindrtahate yon “ “ath inna =, 
ee Lied Le rs on ae Misi j ceatar®. et Pies 2 iz : Benes ey ely eer DA ‘ 3 a 


ities ot xo afetieaqerr Bitate ds: yr oe Eee ae - 
Nave Ao cotttinveacnes nes r ‘fhenten: £ Bite ey “Gate 19: A Y's 
Dp) ‘ 


sea ptowt; ooe suiv to daisy ode. yhude qyomose vd Sntarty deedepay a ce 
bas ate fiattor:. ail to gaivte . PRE HN, fest, agoun $o . dead te: y os " 

ae ghacwye Yen © ot 6 Toe tinyre Pie: ‘at iitabe. a “ated cam ober pigie$ : on 

dauses Scesndng wid ic! ike eit ad ra Livveb., a! fi 2 ot a 

ames. yds sf at Vie torn deed be Bee, Notas Pieinng Reval 
O20 weil asta agt sn .6e eras Ot f sh FIGROE sued sab ot ¥1: 
tetie. atitedeisie.y 2 msiret pea a0 pit eh “ daprmcand omr, 
Peiue: el Lotec pot  urunes aa tusbrbin ne — 


a fei 7 
von bed bqa0! Lise 9 kil bee i ienisioe ier eyewl. 
| ‘i laa 


{ 


= : £ : ae 
ore omni en) wel is ‘nek . fasess sale Rrakes 


- yORi veo! oa. Watenat writ 2 How 
‘ itor echo, ot ae Die ee ot 
a5 i hes Fo OF Me 


Poe <— cad! i vas 

















an 





18 


ae les 


Labor 


In planning and undertaking the development program, proper 
consideration should be given to the employment of those 
persons in need within the community. "If a Federal or 
State program of work relief is in operation, cooperation 
with such program to the extent of useful employment on the 
lands acquired will be considered." (Quotation from 
Secretary's Memorandum of September 25, 1937.) Nothing in 
this statement of policy is to be construed as limiting 
employment to relief labor. Under certain conditions it 
will be possible and necessary to employ only non-relief 
labor. In other cases, combinations of relief and non- 
relief labor may be necessary. In still other cases, we may 
act as sponsors, providing materials and supervisors and 
utilizing relief labor. In the employment of labor, full 
consideration will be given to the policies concerning the 
employment of persons residing on project land and the 
relocation program for the families involved, as set forth 
in Paragraph 4eIII of Instruction LU-PO 7. 


Road Construction 


The construction of roads should be limited to those which 
are essential to the access, use, and operation of the 
projects. Particular emphasis must be placed on the elimi- 
nation of jobs which propose the construction, maintenance, 
or repair of roads when such work is properly the function 
of the state and local governments. A guiding principle in 
determining whether ccrtain road work is the proper function 
of the state or local government is whether the future 
administering agency would require the local or state gov- 
ernment to construct, repair or maintain such roads after 
the project is transferred for administration. 


Cooperation with Public Health Offices 


The program of development should be so planned as to meet 
the requirements of state laws and regulations governing 
sanitation. For those projects involving sanitation prob- 
lems, the public health officials of the state concerned 
should be consulted before proceeding with development work 
to determine whether the sanitary or other facilities meet 
with their approval. Bither a letter of endorsement from 
such officials, or a statement indicating that such endorse- 
ment has been secured, will be included in the plan. 


Conformity with Existing Law 


All development work undertaken must be in conformity with 
existing Federal and State statutes. 
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5 ESTABLISHMENT OF FIELD PROCEDURES, STANDARDS, AND METHODS IN PLANNING 
FOR LAND DEVELOPMENT 


a 


It will be the responsibility of the regional office to establish 
field procedures, standards, and methods for the planning of land 
development, including the determinations as to the types, nature, 
and detail of surveys to be made, methods and sources for the 
collection and assembly of engineering data and other information. 
Such field planning procedures will be (1) so designed as to supply 
the minimum information necessary in order to plan a project prop- 
erly in compliance with the instructions contained herein, and (2) 
subject to review and modification by the Leader of the Division of 
Project Organization or his authorized representative. 


The information to be collected and analyzed should, in general, 
concern the economic and physical resources of the project lands and 
of the public and private lands within or adjacent to the project, 
the best uses for which these resources are adapted, and the devel- 
opments needed to conserve and supplement these resources in order 
to adapt the land acquired to its most beneficial use, keeping in 
mind higher standards of rural living and stability of rural farm 
units and communities as the objective. The specific kind and 
amount of information to be collected and analyzed should vary with 
the project under consideration but should usually involve over-all 
planning studies of the topography, soils, plant cover of the area, 
water and wildlife resources, the nature and extent of soil erosion, 
economic, social, and other basic information. 


I Any information relative to present use and control of land, 
farm and ranch organization, proposed future land use, owner- 
ship of land, and public facilities, which may be collected in 
planning for land acquisition, will be further analyzed to 
determine the developments essential to accomplish the desired 
adjustments. 


ie As much of this information will be collected in connection 
with the assembly of information for land acquisition planning 
as is feasible. 


4 THE DEVELOPMENT PLAN 


ra 


General 
I The development plan will present, as clearly as possible, the 
complete over-all development program under consideration for 


the project involved. 


Il Breakdown of Developments 
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The development program will be broken down into different 
types of development such as forestry, grazing, and recrea- 
tion; types of development into units of development such as 
community pasture units and administrative units; and units 
of development into items of work or jobse 


(2) This brcakdown will be made not only of proposed devel- 
opments but also of developments which have already been 
completed or initiated, insofar as any of the latter 
are present on the project involved. 


(2) The determination of just what will constitute a unit 
of developmont or an item of work on a particular 
project will be made in the field on the basis of the 
relationship of the various parts or portions of the 
work, the relative simplicity and logic of presenta- 
tion, and the cost of the work involved. 


Types of Development 


The types or classes of development work under which the 
various units of development will be classified are: 


(1) Administrative Facilities 
(2) Forestry 

(3) Grazing 

(4) Recreation 

(5) Wildlife 

(6) Water Conservation 

Units of Development 


Each unit of development will ordinarily consist of two or 
more closely grouped or related items of work such as a dam 
and its correlated devclopments, a group of associated 
recreational facilities, or a group of administrative build- 
ings, which go together to make up a distinct part or sub- 
division of the total program for o particular type of 
development. This classification of the development work 
into units of development will aid in the presentation of 
the various segments of the plan and will provide a basis 
for the submission and approval of the development plan by 
scgments . 
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D Items of Work or Individual Jobs 


Items of work within units of development and types of 
development will ordinarily correspond to what were formerly 
called "individual jobs." 


Identification of Developments 


A The location and various kinds of developments will be 


identified on the maps by the use of the standard symbols 
printed in Administrative Data 1 (issued by the former 
Resettlement Administration) and by the following numbering 
system: 


(1) The types of development will be identified by the 
letter A for Administrative Facilities; F for Forestry; 
G for Grazing; R for Recreation; W for Wildlife, and 
C for Water Conservation. 


(2) The units of development, consisting of a group of 
associated developments within each type of development, 
will be indicated by the use of arabic numerals begin- 
ning with the number 1 for the unit of development of 
most importance, and so forthe Hach number will be pre- 
fixed by the capital letter representing the type of 
development under which the particular unit of develop- 
ment is being classified. (Examples: Al, A2, Fl, etc.) 


(3) The items of work within each unit of development will 
also be identified by the use of arabic numerals begin- 
ning with the number 1. Each number will be separated 
from the unit of development designation by a hyphen. 
(Examples: Al-1, Al-2, Fl-1, etc.) 





(4) If the individual jobs within an item of work vary 
materially in character or cost they will be presented 
separately and identified by a suffix, consisting of a 
hyphen and an arabic numeral beginning with l. 
(Examples; Al-l-1, Al-1-2, Fl-1-1, etc.) 


(5) The "old" job numbers used by the Division of Land 
Development, i. e., 226 for impounding dams, 604 for 
stand improvement, etc., will not be used on the devel- 
opment mapse Such numbers will be shown on Forms 
LU=-PO 19 and LU-28, which are discussed later in this 
instruction. 


The names given to units of development and to items of work 
will be those which are considered most appropriate by the 
field staff engaged in planning. It is believed that the 
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4 a III B names assigned to individual jobs under the old program 
will, in most cases, be appropriate for what will be called 
items of work in the present program. A more descriptive 
name should be used, however, whenever one exists. For 
example, a building designed for two or more distinct uses 
should not be given the name "Combination Building", but 
rather one indicative of its uses, such as "Garage-Workshop", 
"Office-Caretaker's Dwelling", etc. 


C The methods outlined above will be used to identify not only 
proposed developments but also developments which have 
-already been completed or initiated, insofar as any of the 
latter are present on the project involved. 


b Content 


The Development Plan, presenting the complete over-all development 
program proposed for the entire project, will be based upon the 
adjustments needed in the project area regardless of the funds which 
may be available currently and will consist of a Form LU-PO 18, 
"Project Development Program" (sec Exhibit A) and a Summary State- 


mente 
T Form LU-PO 18 


A This form is designed to present, by types and units of 
development, a long-time, over-all development program for 
the project, including such units of development as may 
already have been initiated or completed. The principal 
objective of the data required in Form LU-PO 18 is to pro- 
vide a general budgetary estimate of the complete develop- 
ment program — past, present, and projected. 


B The sample Form LU-PO 18 attached hereto as Exhibit A has 
been prepared to represent a project established and devel- 
oped under the "old" program, on which more essential 
developments remain to be executed. Before preparing Form 
LU-PO 18 for a project a careful study and comparison should 
be made of the units of development and relatcd details 
shown on this sample form with the items of work proposed 
for execution during the Current Work Program as shown on 
the sample Form LU-PO 19 (Exhibit B). For any unit of 
development which has been initiated but not completed, it 
is essential that the actual cost to the nearest dollar of 
any completed item of work within such unit of development 
be shown as illustrated under "Goneral Description" on the 
semplo Form LU-PO 18. If an item of work has not been 
completed in its entirety, but certain units of it have been 
completed, the number of such completed units and the actual 
cost thereof will be shown in parenthosis as illustrated in 
several places on the sample form. 
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C To comply with the instructions in the preceding paragraph, 
it will be necessary on "old" projects more or less to 
disregard "job plan" relationships, i. ee, the work involved 
in one "job plan" may include work that should be segregated 
(in the preparation of these forms) into several units of 
development, while, on the other hand, several job plans may 
represent the work, properly combined, under this instruc- 
tion, into one item of work or even into one unit of devel- 
opment. Secding, tree planting, and wells, whether 
completed, proposed for the Current Work Program, or anti- 
cipated for the future, are a few examples of the kind of 
work to which reference has just been madee 


D In preparing this form the same procedure as is outlined in 
Paragraph 5 b IV G will be followed. 


Summary Statement 


The summary statement will briefly describe in narrative form 
the purpose and justification of each of the proposed units of 
development in tho order in which they appear on Form LU-PO 18, 
except that no reference need be made to those units of devel- 
opment for which cost figures appear only in column 5 of Form 
LU-PO 18. There is no noed for presenting great detail in this 
statement and, in most cases, it should be possible to describe 
on & single page at least three units of development. 





c Approval 


us 
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The materials described in Paragraph 4 b will be bound in press 
binders in the order montioned above and the binder labeled in 
the center of the outside of the front cover in the manner 
illustrated below: 


DFteVet Orr eM or aN PLAN 
Ble Ui leu AYE Ap aiee I Us (Oh Gh ly MCU 
LU-NV-38-3 


Prepared February 10, 1939 
Recd. in Washington 


One copy only will be submitted to the Leader of the Division 
of Project Organization. Form LU-PO 18 must bear the signature 
of the employee who prepared it and that of the regional 
director recommending approval of the plan. 
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If the plan is found satisfactory, the Leader of the Division 
of Project Organization will sign Form LU-PO 18 and advice of 
such approval will be transmitted to the regional director. 
This advice will indicate whether the regional director should 
proceed to prepare a Current Work Program for the project and 
will include any pertinent information as to the amount and 
source of funds available, if such information has not been 
supplied previously. 


5 THE CURRENT WORK PROGRAM 


a General 


E 


al 


Iii 


IV 


The Current Work Program will present in detail, based upon 
posed for execution on a project with the funds which have been 
made available to the project for a specific period of time. 


The developments will be broken down and identified in the 
manner discussed in Paragraph 4 a and will coincide with the 
breakdown and identification given on Form LU-PO 18 in the 
development plan for the project, except that a further and 

more minute breakdown and identification will be required in 
the Current Work Program. Units of development on Form LU-PO 18 
will be broken down in all cases into their respective items of 
work and where desirable the items of work will be broken down 
into individual jobs, and such items of work and individual 

jobs properly identified. 


The Current Work Program may involve only a certain segment of 
the project or the entire project, depending upon the status of 
acquisition and the amount of development funds available. 


A Current Work Program will not be prepared until the Develop- 
ment Plan has been approved by the Leader of the Division of 
Project Organization, unless special authorization to prepare 
such a program prior thereto has been secured from the Division 
Leadere 


b Content 





The Current Work Program will consist of a Key Map (Development), 

such other maps discussed in succeeding paragraphs as are essential 
‘to properly present graphically the program proposed, a Form 

LU-PO 19 - "Current Work Program" (see Exhibit B), a Detailed 

Description of each item of work, detailed plans of buildings and 

other major structures, and where possible a Form LU-28 - "Detailed 

Work Sheet" (see Exhibit C). 
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Key Map (Development ) 


The key map, prepared for the land acquisition phase of the 
project, as described in Paragraph 5 c II of LU-PO l (Revision 1) 
will be used as a base map for the Key Map (Development). On 
the former map will be superimposed the boundaries of any areas 
of development into which it has been decided to divide the 
project for a logical presentation or an orderly execution of 
the Current Work Progrem. Each area of development so outlined 
will be numbered on the map, for example, "Area of Development 
No. 1", "Area of Development No. 2", etc. If certain areas of 
the project are not involved in a specific Current Work Program, 
no designation or special outlining of such areas will be made 
on the Key Map (Development) until a later Current Work Program 
does involve such areas, at which time a revised Key Map 

(Devel opment ) will be submitted with this later Current Work 
Programe 


Area of Development Map 


A The ownership map, prepared in accordance with instructions 
contained in Paragraph 5 e III of LU-PO 1 (Revision 1) will 
be used as a base map for the preparation of the Area of 
Development maps except that: 


(1) All tract numbers and indications of the status of land 
acquisition will be deleted from the ownership map. 
The boundaries of tracts will be shown in order to 
identify lands on which developments are planned. 


(2) Only that portion of the owmership map which represents 
the area of development concerned will, of course, be 
used. 


(3) If the ownership map, as prepared in planning for land 
acquisition, does not show all existing fences, stock 
water reservoirs, wells, windmills, fire towers, 
trails, and other features of a similar nature perti- 
nent to the development program, such features will be 
added in preparing the Area of Development Map. Such 
additions should not be limited merely to the lands 
proposed for purchase but should cover such other lands 
within the vicinity of the project area as will be 
influenced by the land use adjustment programe 


B The Area of Development maps will show all items of work 
which have been completed; initiated, but not completed; and 
all new developments proposed for cxecution as a part of the 
current work program only with appropriate symbols. 
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The symbols representing the items of work will be 
accompanied by the numbers (see Paragraph 4 a III) 
which are to identify them on Form LU-PO 19. 


The status of completion of items of work as of the 
effective beginning date of the Current Work Program 
will be indicated by the following system of symbols: 


(a) Completed items of work 


Items of work which have been completed under a 
preceding work program will be indicated by use of 
a small solid circle closely accompanying the 
regular symbol for the item. In the case of 
lineal symbol items of work, such as fences, 
roads, and telephone lines, it will be essential 
to use the solid circle at each end of the item 
symbol or at each end of that portion of the 
symbol representing the part of the item which has 
been completed. 


(b) Incomplete items of work 


Items of work which were initiated under an 
earlier work program but which are proposed for 
completion under a Current Work Program will be 
IndicHLeds Dy NUseMol a carcle, sthesinverial POrenon 
of which is blocked in solid only to the extent 
which represents the percentage of completion of 
the item, for example, one quarter of the circle 
would be blocked in for an item of work 25 per 
cent complete, two-thirds of the circle would be 
blocked in for an item of work 67 per cent 
completo, and so forth. 


(c) New items of work 


Items of work proposed for the first time in a 
Current Work Program will be indicated by use of 
an open circle beside the item of work symbol. 


The symbols used on either the Area of Development maps 
or the Unit of Development maps which represent such 
features as lakes, ponds, and stcck water reservoirs, 
Will be drawn to scale and the ouver limes of the 
symbols for such items will be drawn to represent the 
shore linee 


All units of development will be outlined, named and 
numberede 
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If the future operating units within grazing areas of 
development have been or can be definitely determined, 
such future operating units will be outlined. If any 
of such operating units are to be granted grazing 
privileges in a community pasture developed on the 
area, this circumstance will be indicated by a short 
arrow pointing from the farmstead of the operating unit 
in the direction of the community pesture concerned. 


If there are areas within the area of development where 
ground water is available for use, and other areas 
where ground water cannot be obtained, the limits of 
the ground water area will be outlined by a heavy 
broken line. In the event surface water supplies are 
to be developed by the construction of reservoirs, 
including stock water reservoirs, the drainage area 
tributary to the structure will be indicated on the map 
by short dashed lines. 


The foregoing discussion presupposes that the scale on 
which the ownership map was prepared and the nature of 
the developments proposed are such as to enable a clear 
prescntation of the Current Work Program by superim- 
posing it on the ownership map in the manner just 
outlined. It is realized, however, that there will be 
some instances on certain projects and many instances 
on other projects, particularly where there are fairly 
complicated or concentrated developments on a project 
for which the ownership map was prepared on a scale of 
only one inch to the mile, where it will be impossible 
to show adequately and clearly all the itoms of work 
and other essential features on the ownership map. In 
such instances the Area of Development map will be 
prepared on a larger scale than the ownership map, 
otherwise following the directions given in the pre- 
ceding paragraphs, or Unit of Development maps may be 
prepared for those units of development which cannot be 
properly shown in detail on the Area of Development 
mape If the latter procedure is followed, reference 
will be made on the Area of Development map to any 
units of development which are shown on separate maps 
on a larger scale by inserting in parenthesis beneath 
the name of the unit of development the statement 
"(Also see Unit of Development Map)." 
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5 b III Unit of Development Map 


IV 


A 


As indicated in the preceding paragraph, Unit of Development 
maps will be prepared for each unit of development wherein 
the developments cannot be clearly and accurately shown on 
the Area of Development map. This will usually involve such 
units of development as administrative headquarters, work 
center, and recreational areas, wherein a considerable 
number of items are located within a restricted area, and it 
will often involve units of development covering more exten- 
sive areas, depending upon the scale of the Area of Develop- 


ment maps and the complexity of the developments composing 


the unit of development. 


Form LU-PO 19 — "Current Work Program" 


This form is designed to show, for each item of work, the cost 
to be incurred in carrying out the Current Work Program to be 
undertaken for a specific budget period. 


A 


No item of work will be shown on Form LU-PO 19 unless it is 
planned to do work on it during the Current Work Program 
period. Furthermore, except in a few instances where it is 
not feasible to divide an item of work into such separate 
segments or units as may be worked upon in a particular 
period, no completed units of an item of work nor any units 
involved in the program beyond the end of the Current Work 
Program will be shown on Form LU-PO 19, nor will any cost 
estimates therefor be incorporated in the form. A careful 
study and comparison of the various units of development 
shown on the sample Form LU-PO 18 (Exhibit A), and the 
corresponding items of work included on the sample Form 
LU-PO 19 (Exhibit B), will indicate the proper method of 
presenting the items of work and the individual units 
thereof to which reference has just been made. 


Mrée tinal estimaces to be listed im columis 6, 85 lO, 13, 
and 15 are those contained in detailed job plans, approved 
by tho Division of Land Development, which, in the deter- 
mination of the Leader of the Division of Project Organiza- 
tion or his authorized representative, are consistent with 
the detailed plans and specifications as to costs and other 
requirements of the particular itoms of work. 


When Form LU-PO 19 is originally submitted, therefore, it is 
anticipated that, except for those items of work which may 
actually have been initiated in the preceding work period, 
most estimates will’ be the preliminary ones to be listed in 
columns 5, 7, 9, 12, and 14. These preliminary estimates 
will necessarily be based largely upon the plan specifica- 
tions, current wage and material costs, and past experience 
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in handling items of work of a similar nature. The esti- 
mates will, however, check out, in the aggregate, to the 
total amount of the budget established for the Current Work 
Program on the project, or if no such budget has been 
established, to the budget proposed upon the basis of a 
statement from the Leader of the Division of Project Organi- 
zation as to the probable allocation for the Current Work 
Program for the project. In order that the totals for 
columns 5, 7, 9, 12, and 14 may represent the latest and 
best estimate available at the time Form LU-PO 19 is pre- 
pared, it will be essential that the figures entered in 
these columns, for any item of work on which a "final" 
estimate is also to be shown, be the same as such "final" 
estimates even though the "preliminary" estimates may have 
been more or less than the "final" ones. The detailed cost 
estimates cannot be made until the detailed designs and 
specifications for the various structures and improvements 
have been completed. There may be some variation between 
the actual detailed cost estimate of the items of work or 
individual jobs obtained from the job plans and the prelimi- 
nary estimates established therefor in the Current Work 
Programe However, the difference should be kept to a minimum 
and sufficient leeway should be provided to take care of any 
adjustments that will be necessary among the different items 
of work on the project. When necessary, in the preparation 
of final estimates, latitude will be permitted to transfer 
funds from one item of work to another and make proper 
adjustments in preliminary estimates so long as the adjust- 
ments and final estimates do not exceed the total allotment 
of funds for whe entire project. 


(a) These estimates will not reflect any contribution to be 
made by the sponsoring or future administcring agency. 
The particulars with regard to any such contribution 
will be made a part of the Detailed Description (sec 
Paragraph 5 bV). 


As soon as the final estimates for any item of work have 
been determined in the manner indicated in Paragraph 5 b 

IV B, the Leader of the Division of Project Organization 
will be so notified immediately by the regional director in 
order that insertions in columns 6, 8, 10, 13, and 15 may be 
appropriately made in the copies of Form LU-PO 19 previously 
submitted to Washington. When final estimates for all of 
the items of work have been so determined, the regional 
director's statcment will include a final estimate as to the 
amount covered by “contingency" which, in no event, will 
exceed 10 per cent of the total cash cost of all the itoms 
of work. 
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(a) The statement of the regional director may be in the 
form of a letter, with two carbon copies, unless 
numerous changes are involved in the Form LU-P0O 19, in 
which case it will be used with an accompanying trans- 
mittal letter and submitted in duplicate to Washington. 


As soon as funds are actually available for the construction 
of any items of work for which a final estimate has been 
determined in the manner indicated in Paragraph 5 b IV B, 
the regional director may give clearance to the Division of 
Land Development for the initiation of such work and will 
simultaneously forward two copies of any such clearance to 
the Leader of the Division of Project Organization. (See 
also Paragraph 5 c.) 


Since the actions mentioned in Paragraphs 5 b IV D and E 
will usually be simultaneous, a memorandum in a form similar 
to that illustrated in Exhibit D, will be used in taking 
such actions. As indicated in the sample memorandum, 


(a) the Form LU-PO 19 involved will be identified by indi- 
cating whether it was the original or a certain num- 
bered revision, 


(b) the nature and reason for the variance between the 
final estimates listed and the preliminary estimates 
for any item of work will be briefly stated under 
"Remarks", and 


(c) since the final estimates must check out, in the aggre- 
gate, to the total amount of the budget ostablished 
for the Current Work Program on the project, a state- 
ment will also be included under "Remarks", to explain 
the adjustments which will be necessary in other items 
of work, or "contingency" because of a variance between 
the final and preliminary estimates for a particular 
item of work. 


Insofar as any items of work are proposed for ultimate use 
by some agency other than the Soil Conservation Service, 
such items of work will be identified on Form LU-PO 19 by 
entering the appropriate symbol letters, listed below, in 
parenthesis after the name of the item in Column 4: 
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Agency Symbol Letters 
U. S. Forest Service iis Ds 
Bureau of Biological Survey Be Se 
National Park Service Pes 
Bureau of Fisheries Be. F. 
Division of Grazing D. Ge 
State Department of Conservation S. D. 
(or equivalent agency) 
State University S. U. 
State College Se Ce 


Near the bottom of the form, above the word "Contingency" 
(and on the last page of uhe form af more than one’ page 16s 
used), the costs will be summarized in categories by 
agencies in order that the totai cost of developments pro- 
posed for each agency concerned, including this Service, may 
be readily available, thus avoiding the necessity of segre- 
gating and totaling the items concerned subsequent to the 
preparation of the form. Segregation by agencies, of the 
units of development or items of work may be made throughout 
the listing of such units and items when feasible and 
desirable. 


Vv Detailed Description \ 


A 


In the order in which the items of work appear on Form 

LU=-PO0 19, there will be presented a description of the item 
in sufficient detail to provide a practicable basis upon 
which the Leader of the Division of Project Organization, 

or his authorized representative, may give clearance to the 
Division of Land Development for the formulation of detailed 
job plans. It will not be necessary to use a separate sheet 
for each item of work, but as many descriptions may be 
placed upon one sheet as is found convenient. Each sheet 
will be numbered consecutively. | 


Information will be included with regard to any developments 
to be carried out by other Federal, State or local agencies 
under cooperative agreements and any other assistance to be 
rendered by such agencies. Reference will be made to any 
cooperative agreements with other agencies, involving the 
actual execution of the developmental program, which may 
have been submitted to or approved by the Washington office, 
indicating the date and nature of the agreement. Any 
cooperative agreement of this kind which may be proposed at 
the time the plan is prepared, may be submitted with the 
plan and will be referred to therein, but it will not be 
made a part thereof. Ordinarily, the future administering 
agency will have been determined tentatively prior to the 
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B preparation of a Current Work Program. When such is the 
casey this statement will indicate not only the name of the 
agency concerned, but also the extent to which such agency 
has participated in the preparation of the Current Work 
Programe In case the future administering agency has not 
assisted in the preparation of the Current Work Program but 
has given approval thereto, this fact will be noted. Copies 
of any letters or other documents indicating the attitude of 
the administering agency, toward the work program proposed, 
will be included. 


C The particulars with regard to any contribution to be made 
by the sponsoring or proposed future administering agency 
will be statede 


Detailed Plans of Buildings and Other Major Structures 


Floor plans, elevations, and general specifications of each 
building proposed in the Current Work Program will be prepared 
and included in the Current Work Program as a basis for making 
careful estimates of cost, and of giving a clear picture to the 
Leader of the Division of Project Organization and to the Divi- 
sion of Land Development of the size, type, and character of 
building proposed. Similar general designs and specifications 
will be prepared and included in the Current Work Program for 
other major items of work such as bridges, dams, stock water 
reservoirs, and nurseriese (Any large blueprints or other 
bulky design sheets will be submitted separately with the maps 
(see Paragraph 5 c I) and in such cases appropriate reference 
pages will be included in the Current Work Program folder.) 


Form LU-28 - - "Detailed Work Sheet" 


This form is designed to serve the purposes of both the Divi- 
sion of Project Organization and the Division of Land Develop- 
ment. For the purposes of the Division of Project Organization, 
Form LU-28 will be used to provide a more detailed breakdown of 
the final cost estimates of each item of work as shown in 
columns 6, 8, and 10 of Form LU-PO 19. For the purposes of the 
Division of Land Development, it is understood that Form LU-28 
will supersede the "job list" form which was formerly used by 
that Division. 


A Insofar as the Division of Project Organization is concerned, 
Form LU-28 will normally be prepared and submitted only when 
all items of work covered by the Current Werk Program have 
been worked out in sufficient detail to establish, for all 
of the items of work, final estimates as provided for under 
columns 6, 8, and 10 of Form LU-PO 19. 
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5 b VII A (1) If any contribution is to be made by the sponsoring or 


future administering agency, the nature and amount of 
such contribution will be indicated by appropriate 
footnotes to the estimates in columns 11, 12,°15, and 
14 for the particular items of work involved, 


B It is contemplated both by the Division of Project Organiza- 


tion and by the Division of Land Development, however, that 
complete development plan material and detailed job plans 
for work programs subsequent to July 1, 1939, will be: pre- 
pared, submitted and approved before the beginning of the 
particular work program for the project involved. Insofar 
as this actually proves to be the case, the submission of 
Form LU-28, to the Division of Project Organization, will 
also serve the purposes of the Division of Land Development, 
since a copy of the form submitted will be forwarded to the 
latter Division. 


C The procedure outlined in Paragrapn 5 b IV G, in reference 
to Form LU-PO 19, will also be followed for Form LU-28. 


ce Approval 


I 


ae 


Two copies of all maps discussed in Paragraph 5 b and of any 
large design sheets (see Paragraph 5 b VI) will be submitted to 
the Leader of the Division of Project Organization in a roll, 
nou folded. A copy of the letter of transmittal willl be 





included in the roll at the time of shipment. These maps will 


bear the approving signature of the official in charge of the 
Project Organization staff and of the regional director, 
together with the dates of such signatures. A space will also 
be provided for the signature of approval of the Leader of the 
Division of Project Organization. 

The materials, other than maps and large designs, described in 
Paragraph 5 b, will be bound in press binders in the order 
mentioned in that paragraph and the binder labeled in the 


center of the outside of the front cover in the manner illus- 
trated below: 


Calne N TT WORK PROG BAM 
No. 1 — Period: March 1 - June 30, 1939 
BU Be Rel VER » PRO g- BC T 

LU-NV-38-3 


Prepared: February 12, 1939 
Recd. in Washington 
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Two copies of the Current Work Program folder will be submitted 
to the Leader of the Division of Project Organization. Form 
LU-FO 19, and Form LU-28 whenever the latter is submitted, will 
be signed in the appropriate space by each regional official 
for whose signature a space is provided on the forms. 


If the Current Work Program is found satisfactory, the Leader 

of the Division of Project Organization will sign Form LU-PO 19, 
and Form LU-25 when submitted, and advice of such approval will 
be transmitted to the regional direetor. Simultaneously with 
the advice of approval to the regional director, the Leader of 
the Division of Land Development will be advised of the approval 
and supplied with a copy of the Current Work Program folder and 
one copy each of the accompanying maps and designs. 


A Insofar as final estimates are shown for items of work on 
Form LU-PO 19, the transmittal of that form to the Leader of 
the Division of Land Development will constitute clearance 
for the initiation of those items of work by the Division of 
Land Development. Insofar as no final estimates are shown 
for items of work on Form LU-PO 19, such transmittal will 
constitute clearance for the preparation of detailed job 
plans for those items of work by the Division of Land Devel- 
opment. When final estimates are subsequently worked out, 
approval of them and clearance for the initiation of the 
items of work involved will be secured in accordance with 
Paragraphs 5 b IV ¢, D, and E. 


B iImsorar as such clearance for the iniviation of work or the 
preparation of detailed job plans by the Division of Land 
Development is given by an authorized representative of the 
Division of Project Organization, he will simultaneously 
advase the Leader of the Division of Project Organization in 
order that the latter may immediately inform the Leader of 
the Division of Land Development and the regional director 
of any qualifications he may have concerning such clearances. 


It will be understood that any approval given in accordance 
with the provisions of Paragraph 5 c IV is subject to the 
following requirements: 


A That the appropriate developments will be constructed in 
accordance with the rules, regulations, and standards of the 
authorized state public health authoritics. 


B That no developments will be undertaken until control of the 
land invoived has been secured in eccordance with the pro- 
Visions of Instruction LU-17. Attention in particular is 
called to Section 2 and to Paragraph 4 a of that Instruction. 
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Br GN, C That no buildings shall be constructed costing in excess of 
$5,000 until such buildings have been approved by the 
Secretary, according to Department Regulation 1713. 


That all approvals and authorizations for development work 
by this Division are given subject to the completion of the 
items of work concerned, within 


(1) 


the amount of funds authorized, 


the period of time for which such funds are available, 


the purview of the legal authority governing the 
expenditure of such funds. 


6 DETATLED JOB PLANS AND EXECUTION OF WORK 


Detailed job plans will be prepared and items of work will be executed 
in accordance with instructions issued by the Division of Land Develop- 
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(EXHIBIT D) 
(Sample ) 
MEMORANDUM 


Region Name __ No. 10 





Project Name Blue River _ 


FROM A, sana Y Ce 


Regional Director 





TO Horace Black 
Field Representative 
Division of Project Organization 





Date _March 6, 1939 


SUBJECT: 


Final estimate and clearance for initiation of development work. 


The final estimates listed below are contained in detailed job 
plans which have been approved by myself and the Division of 
Land Development. If these job plans, in your determination 
also, are consistent as to costs, detailed plans, specifications 
and other requirements with the purpose of the designated 

item (s) of work, please sign the original and each copy of this 
memorandum, in the space provided for that purpose, and route 
them as indicated below. This memorandum will then serve as 
clearance for the Division of Land Development to initiate the 
specified development work and as a report to the Division of 
Project Organization that such clearance has been given and that 
the final estimates may be inserted in the original Form LU-PO 
1S submitted for the Current Work Program (3/1/39 to 6/30/39) 
for this project, signed by me February 13, 1939. 
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: Cash : Total 
Item of: No. : needed: (Non-cash):penditures: expenditures: cost 
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ref.No.e:No.: Units: period: period : period period ch, 13, 15): 
ee ee ee a Oe ee 
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Remarks: 
Al-2 (Water System) - The final estimates correspond to the preliminary 


OoneSe 


G2-5 (Seeding) - Total cost reduced but adjustment found necessary between 


cash and non-cash estimatese 


R1-3 - (Waste System) - Increase of $200 in estimates of cash and total 
costs found necessary to provide for an increase in the distance 
filter bed is to be placed from recreation building. 


Contingency 


Contingency item of $4,000 is reduced to $3,650 to provide for the 
imerease in cash expenditures on the items of work listed above. 


Approved ge AAR re Leek Date 3/6139 


Field Representative, 
Division of Project 


Organization. 
Routing of signed memorandum: 
Division of Project Organization 


Original and 1 copy to C. F. Clayton 
In Charge 


Division of Land Development 
1 copy to W. M. Russell 
In Charge 
Regional Office 


1 copy to Richard Roe 
Regional Director 
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Form LU-PO 18 - 















IBIT A Page 1 of 1 page 
Nov. 21, 1938 cee ee ——— Paee(s 
UNITED STATES DEPARTMENT OF AGRICULTURE 
Acres: 170,000 yean-months of work: 3250 ; Soil Conservation Service Region Name No. __10_ 
Land Utilization 
Previous work was initiated on April 1, 1938 Division of Project Organisation Project Name _Blue River 
Additional work can be initiated wm_Inmodiately Project Development Program Symbol LUmNV=38—5 
and is projected over 2/3 year(s) (SAMPLE) Project Headquarters _Town, Nevada 
Type Unit of (All items for Soil Conservation Service) Expenditures 
of develop~ General description to date Total 
< development ment ( cost 
»* 
i Administrative Al Administrative Center - Administration Building, Water System, 1,300 7,20 
Facilities Sewage System, { mile Roadway, Landscaping. | 
Ae2 Marking Boundaries - 195 miles . 5,850 5,850 
Sub-total 1,300 11,790 13,090 
Forestry == Mt. Misery Tower Unit - Tower, Dwelling, Garage, Latrine, 5,915 59915 
Water System, 3 miles Telephone Line, 150 rds. Fence. 
Fl Mt. Joy Tower Unit - Tower $2100, Dwolling, Garage $135; 2,910 3,500 6,110 
Latrine $50, Water System, 2 mi. Telephone Line $375, 
220 rds. Fence. 
| F 2 Truck Trails - 25 miles | 261,00 26 41,00 
i | F 3 Tree Planting = 2100 A. (1000 A. Completed) 8,325 | 9,500 17,825 
38,000 | | Sub-total 1,3 4550 15,000 56 550 
~ 
Grazing 17,540 Gl | Community Pasture - 2 Stook Water Reservoirs, 2 Wells, incl. 16,160 | 16,160 
| Windmills, 4 Springs, 18 mi. Fence, 6 Cattle Guards, 18 
i | Farmsteads Obliterated, 503 /y mi. Fence Obliterated, 3,20 A | 
| | Seeding, 63 mi. Temporery Fence, 1 Corral, 6 Check Dams. | 
30,320 | G2 ; Community Pasture = 3 Stook Water Reservoirs 15,845 12,810 28,655 
(2 = $2100) 4, Wells incl. Windmills $1350, 30 mi. Fence | 
$5450, 8 Cattle Guards $810, 25 Farmstead Obliterations 
(8-$445), 10 mi. Fence Obliteration $150, 5500 A. Seed- 
ing (2000 - $3960), 1 Corral, 1000 A. Pasture Furr owing 
(400 = $380), 00 A. Sorghum Seeding. 
G 3 | Individual Lease Area - Repair 2 Stock Water Reservoirs, | 10,305 14,,200 2,505 
Repair 8 Wells, 5 New Wells, 15 Springs (5=8$210),-85 mi. 
os New Fence (30=$5850) , Repair 15 mi. Fenoe $750, 30 Cattle 
~am Guards (8~$795), 670 A. Seeding $1675, 23 mie Fence Obli- 
teration, 30 Farmstead Obliterations (10=$1025). 
éh Commmity Pasture = Stock Water Facilities, Fences, Seeding, 
Obliteration, and other essential developments. 
Sub-total 94,320 
Recreation Ril Mt. Pico Recreational Area =- Impounding Dam, & mie Park Road ; 38,010 


$2200, Recreation Bldg., Water System $3800, Waste System, 
3% Ae Picnio Grounds, Planting 150 Shrubs. 


Sub-total 38,010 























Wildlife | Food and Cover Planting = 90 acres 
Sub-total 

Contingensy | 

Total - All types of development | | | 
a mee | ee ie ee, 3 
All supervision not chargeable to jobs | 6,580 | 7,860 | Uy daly 
a a I A 3 Se Se ee _ = =— ———— 
fotal Project Development Program 102,70 121,220 | 223,960 
| 0 Dat oe. A 7 /, ‘4 (43 
Prepared by Date 2/ / Of 39 | Recommended . — vere =f bd 
Project Manager 
Approved by .. . Date 











In Charge, Division of 
Project Organisation. 
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Form LU=PO 19 EXHIBIT B 
Nove 21, 1938 (cacti Page 1 of 1 __ page(s) 


UNITED STATES DEPARTMENT OF AGRICULTURE 
Soil Conservation Service 
Land Utilization 
Division of Projeot Organization 





Original x oe 


ae —s—— Region Name No. 10 

. | peatace Noe : Current Work Progrem Project Neme Blue River ~~ 
a. x a [0.4000 Symbol WelV= 

a Man-mont work 1,000 Period from March 1, 1 to__ June 30, 1939 Project Headquarters Town, Nevada 
& ee _mewee 













Tota C@8Te ade 
ditional expen- 






i] ee 
Noe All Items for §.0.S ditures beyond 
ain Name this period 
3 8 
ky (3 (14) 
. Prerk 


pha Water System 
3 1: Sewage System 
4 AML: Roadway 
5 13 Landscaping 
























“ ; Alel | 205 ? 1 | Administration Bldg. 
3 
2 
3 
A2 105-4 7MijMerking Boundaries 
: 8 
3 
xs 
Sub-ltotal |- Administrative Facilities 5,850 2,310 8,190 1,300 91490 
Flel 12-2 : 1 |Dwelling 500 3,100 | 3,100 | 3,100 5100 
2 41-2 : 1 |Water System 250 250 150 hoo | 00 
3 ese! 220Rd) Fence (barbed wire) 30 150 150 | 100 250 | 250 
7 FOC ae 36750] 
4 : | | 
: 8 j | | 
5 
. F3 605-4 300A/Tree Plenting 350 2,500 | 2,500 | | 2,500 | 2,500 
| : | 2,500 | | | 2,500 | 
i g | | { 
Jee ae ee ee 
Sub-total i- Forestry | | 6,000 | | 250 : | | 6,250 | : 
est | | | | 
| | 3 | | | | | | | 
| : | | | | | | | | | 
G2e] es : 1 |Stockwater Reservoir | 2,000 j 2,000} 500 500 | 2,500 | 2,500 | | 2,500 | 2,500 
2 113-4 2 17|Obliterating Fermstds| 1,060 | 1,060] 300 | 4300 | 1,360 | 1,360 | | | | 1,360 | 1,360 | 
3 000A |Seeding 2,000 | 5,000 | 7,000 | ~ | fa 2 7, 000ne 
 |233-4 3:1 |Corral i 500} 500] 500 500 | 1,000 | 1,000 1,000 | | I 2,000-5|- "2,000 
5 lhoh 600A\Pasture Furrowing | 500;  500| 100 100 | 600 600 | | 600 | 600 
6 A.  |Sorghum Seeding 125 225 | 350 | 350 | 
: 650 [2,510 1,000 | | ~ 13,010 
z 
G4e] 23 Repair Reservoir 150 TX | 750 
2 8 3 Repair Wells 100 , 600 600 
3 5: ells, New 1,00 1,600 1,600 
Lees 219 : 10 |Springs 350; 50 50 “00 1,00 00 L,00 
5 |228e 3>MisFence 59300 | 1,700 |1,700 7,000 | 7,000 7,000 7,000 
6 18: iCattle Guards 1,100 | 50 1,850 | 1,850 1,850 
T {113-3 : 20/Obliterating Farmstds, 1,550 | 1,550] 50 450 | 2,000 _| 2,000 2,000 2,000 
2 “10,900 5300 1,200 | | 9200 
3 
$ 
Grazing 17,085 9,925 27,010 | 1,000 28,010 
3 
3 
3 
Rl-2 226-4 : 1 |Impounding Dam 12,000 |12,000 | 3,000 |3,000 | 15,000 {15,000 1,000 5,000 | 5,000} 21,000 21,000 
2 219 : 1 |Recreation Bldg. 1,600 | 4,600] 600 600 5,200 | 5,200 2,000 T 200 7200 
3 be | Waste System 2,000 800 2,800 | 2,800 
h 705 : 1 ‘Picnic Grounds 700 700 200 200 900 900 900 
5 150: Planting Shrubs 85 25 i 110 
: 19 59° 90 2000 9000 5010 
3 
3 
Sub-total + Recreation 19,385 1,625 59000 5,000 32,010 





3 
Wlel 804 :90A.[Food & Cover Planting; 1,750 





3 1 Py HO) 

2 

2 
Sub-total - Wildlife 1,750 
Contingency 1,000 


Total - All types of development pam] 


All supervision not chargeable to jobs 


Other funds unallocated to jobs 
Total funds allocated and unallocated 58,190 


a Gerben Loe Date 22/39 
ae Title - Project Manager / 








| 
‘Approved by Date 





In Charge, Divisim of 
Project Organization 


; ii - ——— ap ee a 
; aS ie h ae : ; ’ = : | : : = 

: an BE _ phy ee ow | 

[ bf piss oe | m1 

‘ } 





Form LU - 28 
Nov. 21,1938 


Original x or kevision Noe 
Acres: ‘Man=months of work: 1,000 
Period from: 


March 1, 1939 to June 30, 1939 





qNumber} All Items for §.0.S. 
Job of Job Description 
noe junits Labor 
(2) 4 (3 (1) (5) 





Cost from W.P.A. funds 
(cash outlay onl 


NoneLabor 
(6 








Exhibit ¢ 
(Semple) 


UNITED STATES DEPARTNENT OF AGRICULTURE 
Soil Conservation Service 
land Utilization 
Division of Project Organization 
Division of Land Devel opment 


Sheet I of 1 __ Sheet(s) 


Region Neme ma Noe 10 _ 
Project Name Blue River 
Symbol NV as Cm 
Detailed Work Sheet 


Project Headquarters Town, Nevada 










Cost from’ P.WeA. 


funds 
) 






Totel 
(7) 



















Al -1 205 af Admine Bldg. 
oon be) a a Water System 
aie sGe) 12 Sewage System 
h 1305 |% mi. | Roadway 
5 1708 1 Landscaping 
A2 105-2|75 mi.| Mark Boundaries 
Sub-total Admin. Facilities 
Fl = 1 jel2-2 ut Dwelling 
Sart a2 |, a1 Water System 
3 bog.o| 220 | Barbed-wire Fence 
rods 
F3 605-q 300 | Tree Planting 
aCe 
Sub-total = Forestry 
G2e= 1 | 226-4 1 Stockwater Reser. © 
emi saa 17 Oblit. Farmsteads = 
3 1125¢ | 3000 | Seeding - 
Ce 
h | 233-4 1 Corral = 
5 |4o4 | 600 | Pasture Furrowing = 
aCe 
6 11254 ; 400 | Sorghum Seeding S 
| ace =, 
G3-1 |226a; 2 Repair Reservoir - 
2 | 2kza 8 Repair Wells ~ 
3 23 5 Wells, new = 
h |oue 10 Springs i 
5 |o0ge |35 mi.| Fence, barbed-wire - 
6 {232-3} 18 Cattle-guards = 
ta} 113—3|) 2 Oblit. Farmsteads ~ 
Sub-total = Grazing - 
Rl = 1 226-4 1 Impound. Dam - 
er \cl9 aL Recreation Bldge 300 
3 \e38-2| 1 Waste System - 
h 705 1 Picnic grounds Po 
ST 170) 150 | Planting Shrubs = 
Feared Stal Recreation 400 Grew ri) 
Wl e-1l zou | 90 Food & Cover Planting 1,500 250 it fo18) ~ 2 200 250 2,200 0 
: aCe 
Sub-total Wildlife 1,500 250 1, (50 - = 200 250 2,200 
Contingency 2,200 300 | 2,500 = 1,500 | 1,500 zt ‘= 1,000 
Totel = All types of development 31,4865 5,115 | 39,980 700 12,850 | 13,550 | 53,530 6,770) 21,185 71 54:85 aa 
ES Se 
Ne Ae Supervision - Not chargeable to jobs px a 2200) a SE eel SS ee ae ed ex. 


* Appointive salaries, travel and 
administrative procurement. 


db Goto. ict 
promuntrer tee Project Manager 


roved by Us Me § aac ith 
<i In Charge, Project Organiza ion Staff 
. A 


oved b 
4th In Charge, Land Development Staff 








X 

Ha 
XK 
WN 


x 
X 


Latico >= | 
ab be 


Date 3/3/37 Approved by : Li Date F/ 7 [39 
- | ee TES tor 

Date 3/3 $3¢ ate = sree 

Date 3 / 3/3 Gg 


Approved by . D 
In Charge, Dive of Project Organization 


In Charge, Dive of Land Deve lopment 


Approved by Date 
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